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TAGS: ASEC 

SUBJECT: COMSEC U.S.MISSION GENEVA 
REF: OFFICE LETTER D 78-1, FEB. 10, 1978 

1 . THE FOLLOWING INFORMATION IS PROVIDED FOR PROGRAM 
PURPOSES RE SUBJECT. 

2. DISCUSSION WITH FBO PROJECT SUPERVISOR DISCLOSED 

THE EXTERNAL SHELL FOR THE BUILDING SHOULD BE COMPLETED 
LATE 1978 AFTER WHICH THE INTERIOR VAULT AREA, WHICH 
WILL INCLUDE MOST OF THE 7TH FLOOR, COULD/SHOULD 
FOLLOW. AT THIS TIME COMSEC WOULD BE REQUIRED. FURTHER 
THE POSSIBILITY EXISTS WHEREBY THE SUB-CONTRACTORS, 
ELECTRICAL, PLUMBING, ETC., COULD IMMEDIATELY BEGIN 
WORK AFTER THE SHELL IN COMPLETED. IF THIS WORK BEGINS 
IMMEDIATELY, THE CONSEC TEAM WOULD BE REQUIRED. IF 
THIS WORK DOES NOT BEGIN IMMEDIATELY, THE COMSEC TEAM 
COULD DEPART AND RETURN WHEN SUB-CONTRACTORS BEGIN 
WORK ON THE 6TH AND 7TH FLOORS SENSITIVE AREAS. 
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3. IT IS ESTIMATED THAT APPROXIMATELY 10 WORKERS WILL 
BE INVOLVED, WORKING A REGULAR 40 HOUR WEEK. HOWEVER, 
THE POSSIBILITY EXISTS WHEREBY WORK MAY BE INCREASED TO 
INCLUDE HALF DAY SATURDAYS. 

4. COMSEC PERSONNEL, 2 SEABEES AND 4 MSG. 
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5. THE ABOVE ARE VERY ROUGH ESTIMATES AND WILL BE 
REFINED AS CONSTRUCTION PROCEEDS. THE RSO WILL STAY 
ABREAST OF CONSTRUCTION AND FORWARD FURTHER ADVISORY 
REPORTS. 

VANDEN HEUVEL 
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